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PAGE 01 PRETOR 01727 281341Z 
ACTION SY-05 

INFO OCT-01 AF-10 ISO-OO OC-06 CCO-OO /022 W 

012423 281344Z/47 

P 281245Z MAR 78 
FM AMEMBASSY PRETORIA 
TO AMEMBASSY PORT LOUIS PRIORITY 
INFO SECSTATE WASHDC PRIORITY 824 
AMEMBASSY NAIROBI PRIORITY 
AMEMBASSY ACCRA PRIORITY 


Message Text 


LIMITED OFFICIAL USE PRETORIA 1727 

PORT LOUIS FOR PSO; DEPT FOR A/SY/OPS/FO; NAIROBI FOR 
RSS, RTC, RCO; ACCRA FOR COMSPEC 

E.O. 11652: N/A 

TAGS: ASEC, AFAC, ABLD, NSU, MP 
SUBJECT: CONSEC PROJECT; NOB, PORT LOUIS 

REF: (A) PRETORIA 1 158, (B) PORT LOUIS 0330, 

(C) STATE 071493 

1 . RSO APPROVES POST PROCEEDING CONSTRUCTION VAULT WALLS 
WITHOUT PRESENCE FORMAL CONSEC TEAM. RSO/TSO WILL ATTEMPT 
HAVE REGIONAL SEABEE JOHNSON SUVEIL PROVIDING DOES NOT 
CONFLICT WITH HIS PRIMARY RESPONSIBILITIES. POST MUST 
PROVIDE SEQUENCE OF VAULT WALL SCHEDULE AND EXACT DATES 
AS NEAR AS CAN BE DETERMINED. 

2. RSO STILL REQUIRES RESPONSE REF. (A) CONCERNING FINAL 
INTEGRAL DRAWINGS AND WORK SCHEDULE IN ORDER PLAN FULL 
CONSEC PROJECT. 

BOWDLER 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 28 mar 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 20 Mar 2014 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978PRETOR01727 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780134-0618 
Format: TEL 
From: PRETORIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t1 978031 8/aaaaapai. tel 

Line Count: 46 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 483c81bc-c288-dd1 1-92da-001cc4696bcc 
Office: ACTION SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: 78 PRETORIA 1 158, 78 PORT LOUIS 330, 78 STATE 71493 

Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 1 9 apr 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3182348 
Secure: OPEN 
Status: NATIVE 

Subject: CONSEC PROJECT; NOB, PORT LOUIS 
TAGS: ASEC, AFAC, ABLD, MP, NSU 
To: PORT LOUIS 
Type: TE 
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